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Attn of PCCP . a 4 | 


Reply to 


Suyec:: Disclosure of size of construction projects - 


To - All Regional Administrators, GSA 


The cost ranges set forth in 8 1.370 of the Interim Manual, 
Procurement and Administration of Design and Construction, 
are intended to enable prospective bidders to determine,. 
prior to incurring the cost of preparing a bid estimate, 
whether a procurement is within their respective capabili- 
ties. We have learned, however, that bidders who must secure 
bonding assistance from the Small Business Administration 
(SBA) must still make an estimate prior to determining the 
level of assistance they can secure from the SBA, since 

the present ranges do not coincide with those of the SBA 
under 13 CFR 115.2. 


Accordingly, 8 1.370 of the Interim Manual is revised to 
read as follows: 


1 8 1.370 Disclosure of size of construction projects. 


Providing information on the relative magnitude of 
a procurement, pursuant to FPR 8 1-18.109, is important 
to prospective bidders for two reasons. Tt enables them 
“sei hs gal to determine, without first incurring the expense of pre- 
7 , .. Paring a bid estimate, whether. a particular procurement 
Cae, is within their ,espective capabilities. Second, it permits 
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soc": +. them--#6 determine the level--of assistance, (which is based 


on the. size-of the contract) which would -betayailable from 
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as the Small, Business Administration in sectfring bonds. - While 
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24.4, magnitude can ‘beYexpressedvift: terms. of a cange for the:- 
wee foregoing: purposes.’ Accordingly, each advance notice &nd 
ee invitation for bids on procusements estimited to exceed 
"+s. ¢ 52$10,000 shall include a statement of the range, from those 
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The foregoing is a deviation from the Interim Manual, author- 
ized in accordance with 8 1.009(b)(1). The revised language 
will be incorporated into the new Handbook, Procurement 

and Administration of Design and Construction, when issued. 
For: record purposes, this letter is cancelled six months 
after date of signature. 


> sruzs B. SHEA, Jr. 
Commissioner 
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cc: All Regional Commissioners, PBS 
All Directors, Construction Management Divisions, PBS 
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§ 5-16.901-20 Standard Form 20 (GSA Overprint - June 1972), 
Invitation for Bids ‘(Construction Contract). 


REFERENCE 
1 appeor. #0. 


2. PROJECT HO. 


2. CONTRACT HO. 
ie DATE OF sNVITATION 


qanoarg torm 20 
amuary toe EDITS ce 

OUWERAL SeRvicEs ADMINISTRATION 

SED. PROC. BEG. 14) CFRD 1-36.60! : 


INVITATION FOR BIDS — 


, (CONSTRUCTION CONTRACT) 
TE NAME ARD LOCATION OF PROJECT x 


6. DEPARTMENT OR ACENCT 


General Services Administration 
. Public Buildings Service 
‘Washington, D C.. - 20405 


0 CONSTRUCTION REPAIR & HOPROVEMERT : 
'y. BY (leaving Office, Address ond ZIP Code) j 
“4 ; ras :, Bidding material available in 

Business Service Center, 


ay 4 


- Room ____—_—————— 


Telephone No. 


Sealed bids in duplicate for the work described herein will be received until P. M. local time 
at the place of bid opening, 197.___» at address shown on reverse 


— 
of Bid Form (Standard Form 21), ‘and at that time publicly opened. 


Information regarding bidding material, bid guarcatee, and bonds: 


Bid Documents will be issued to bidders responding affirmatively to the Pre-Invitotion Notice (if the Pre-tnvitation 
Notice is not issued, the appropriote bidders mailing list will be used). If a retundoble or nonrefundable charge is 
required under Item 9, the affirmative response must include a certilied check, coshier's check or money order in the 
applicable amount, mode payable to the General Services Administration. Refund (when specified in Item 9) will be 
mode upon return of bid documents in good condition, without morks, notes, oF mutilations within 20 calendar days 
after bid opening dote. interested prospective bidders who did not receive i 
on the appropriate bidders list, ahould oddreas o written request to the Issuing Office for 
Application, Standard Form-129. The Issuing Office, at its discretion, moy meoke bid docume' 
rooms of the Associated General Contractors, Chambers of Commerce, Dodge Reports, and other aimilar contractors’ 
commercial service facilities, for inspection by interested prospective bidders and subbidders, upon receipt of writ- 
ten request from such service facilities. " ¢ : = Lea eds 
5 of $2,000. Bid quoraniece shall be in the amount of 20 percent of 

000, whichever is less. . For bid guarantee purposes, the cmount of the bid is the 
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1. BIDS COYERING THIS PROJECT 12. SUBCONTRACTORS LISTING 
RESTRICTED TO SMALL BUSINESS 7 REQUIRED 2 
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10. ESTIMATED COST MANGE OF PROJECT 
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